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LIMITED OFFICIAL USE ROME 9039 

STATE FOR A/SY/FO; EUR/EX; A/FBO 

FRANKFURT FOR RTC 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: COUNTER-TERRORISM SURVEY OF AMBASSADOR'S RESIDENCE 

REF: (1) ROME 7476 

(2) ROME 8780 

(3) FBO STAGE/GSO ROBERT TELCON JUNE 20, 1975 

FOLLOWING IS BREAKDOWN OF LABOR AND MATERIAL COST REQUESTED 
OUR 7476: 

1. LABOR COST FOR EXCAVATING A 700 METER LONG, TWO FT. DEEP 

TRENCH AROUND PERIMETER WALL INCLUDING BACKFILLING AND RE- 
STORING ASPHALTED AND PAVED AREAS $4,900.00 

2. PURCHASE AND INSTALL 700 METERS OF TWO INCH PLASTIC CON- 

DUIT INCLUDING A 2MM. DIAMETER GALVANIZED STEEL WIRE (PILOT); 
LABOR AND MATERIAL $2,875.00 

3. PURCHASE AND INTALL 20 CONCRETE TRANSIT BOXES. LABOR AND 

MATERIAL $1,800.00 

4. PURCHASE AND INSTALL SEVEN TERMINAL BOXES AND ONE ELEC- 
TRIC CONTROL PANEL. LABOR AND MATERIAL $960.00 
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5. PROCURE FROM US SOURCE 700 METERS OF SPECIAL NINE PAIR 

CABLE. (NOTE: CABLE WILL BE ORDERED BY RTC FRANKFURT ON 
RECEIPT OF FISCAL DATA). ESTIMATED COST INCLUDING PACKING 
AND SHIPPING $1,400.00 

6. LABOR COST FOR INSTALLING CABLE BEING PROCURED FROM US 

SOURCE (5 ABOVE) $1,050.00 

TOTAL LABOR AND MATERIAL COST $12,985.00 

BALANCE OF MATERIAL AND/OR EQUIPMENT REQUIRED TO COMPLETE 
SUBJECT PROJECT WILL BE FURNISHED BY RTC FRANKFURT. VOLPE 
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